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ACTION FBO-06 

INFO OCT-OI EUR-I2 ISO-00 A-OI /020 W 

002487 

R27I32IZNOV 74 
FM AMEMBASSY VIENNA 
TO SECSTATE WASHDC 4265 
INFO AMEMBASSY PRAGUE 

UNCLAS VIENNA 9968 

DEPT EOR FBO/RUSSILLO, PRAGUE EOR KEATHLEY 

E.O. 11652: N/A 
TAGS: ABLD, CZ 

SUBJECT: AMERICAN CONSULATE BRATISLAVA 

1. FOLLOWING PROGRESS HAS BEEN MADE AT CONSULATE: 

A. EURNACE, RELATED EQUIPMENT AND EUEL TANKS ARE 
INSTALLED. THIERGARTNER WILL CONNECT FUEL TANKS TO 
FURNACE AND REINSTALL PAINTED RADIATORS NEXT WEEK. 
CONSULATE HEAT SHOULD BE ON BY DEC 9. 

B. FIRM LANG WILL FINISH ALL ELECTRICAL WORK EXCEPT 
FOR INSTALLATION OF LIGHT FIXTURES BY NOV 29. EMPLOYEES 
WILL RETURN UPON SPARVA’S COMPLETION OF PLASTERING AND 
PAINTING TO INSTALL LIGHT FIXTURES. 

C. AS APPROVED BY RUSSILLO, NON-BEARING WALL BETWEEN 
ROOMS 203 AND 204 HAS BEEN REMOVED AT NO COST TO USG. ABOVE 
WAS REQUESTED BY USIS JACK SHIRLEY. 

D. EIRM LANG HAS FINISHED 100 AMP SUPPLY CABLE TO 
ROOM 207 AND LIGHTNING PROTECTION SYSTEM FOR ENTIRE 
BUILDING. 

E. SAMPLES OF WALL TILES AND ELOOR TILES ARE BEING 
POUCHED TO FBO/RUSSILLO WEEK OF NOV 25. PLEASE NOTIFY 
ZIMMERMAN TELEGRAPHICALLY WHICH TILES SHOULD BE USED. 

F. ALL CEILING BEAMS IN ROOM 202 WERE ROTTEN AND HAD 
TO BE REPLACED. THIS WORK HAS BEEN COMPLETED. 

G. ATTIC, BASEMENT AND SECOND ELOOR ARE COMPLETELY 
PLASTERED AND MASONS NOW ARE WORKING ON THIRD AND 
FOURTH FLOORS. PLASTER IS BEING REMOVED FROM FIRST 
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H. CITY ELECTRICAL WORKS HAVE STARTED RUNNING MAIN 
CABLE FROM SUB-STATION TO CONSULATE. SPARVA SAID THIS 
WILL BE COMPLETED BY DEC 8. 

2. EMBASSY TEAM RETURNING TO BRATISLAVA DEC 5. HUMES 


UNCLASSIFIED 


NNN 


Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 NOV 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 
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Executive Order: N/A 

Errors: N/A 
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Handling Restrictions: n/a 
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ISecure: 1 
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